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V  ' '  T I AL 


oi  T'oduction  Company 


TKTT)  r\ 

Vi.'.V.r. 


‘■P.ITISH  FILMS  LTD, 


\  f - ^ 


For 

'.1  ”vri  FAKTH” 


SCHEDULE 


Details 

No.  of 
Weeks 

Estimated 

Commencing 

Date 

Estimated  1  c  . 

Completio-  i  . 

Dat"1 

i  Mips. 

•  i 

DELHI 

7 

22/1/74 

7:A ' 

3 CHEAT 

4 

■  1/  3/7'r 

<  //•  /- 
/  w  ' 

S  3!LA 

4 

8/4/74 

4/5/1  ' 

f . . 

POONA 

o 

0 

6/5/  7/. 

or\  /  *  ' 

'  / 

-p  qj  ^  y  ■y 

- 

1/7/74 

5/7.  , 

24 

•  •  l 

»•  I 

1 

, 

P '  TCICHHLU.I  STUD  IDS 

1 

8/7/14 

12/7/74 

i 

1  ■  j 

~1 

1  i 

■jc 

•t  /  fr-J  fry  f 

-4/  (/  k: 

J' 

1 

| 

Estimated  Delivery  Date 

Estimated  Total  Running  Time 

SOURCES  OF  FINANCE,  and  DEFERMENTS  (in  order  of  repayment) 


Brought  fort  .  3rd 

j 

Carried  forward 

TOTAL  BUDGET 

Completion  Guarantor(s). 


’■  ary/final  budget  and  the  above  schedule  and  script  timing  are  based  on  the  treatment/screen  play/shooting  script  dated . 


■  d  *n  photograph  in  black  and  white/colour  process. 


Signed 


Date. 


'ode 


BUDGET  SUMMARY 

' AEOVE  THE  LINE"  COSTS: 
Story  and  Script 
Producer  Fees 
D  rectoi  Fees 
Principal  Artistes 


Page 

No. 


1 

2 

2 

11 


OTA^  Above  the  Line"  Cost 


Preparation 

and 

Tests 


Locations 


Main  Shooting 
Studio  &  Lot 


Music 


Dubbing 
Post  Synch, 
and  Effects 


F  inching 
Costs 


J 

K 


'BELOW  TriE  LIME"  COSTS:- 
"ror-'Tt  on  Unit  Salaries:  — 

.  Prodn.  Management  and  Secretaries 

2.  Asst.  Directors  and  Continuity 

3.  Technical  Advisers  (incl.  Choreographers) 
<l.  Camera  Crews 

.  Sound  Crews 
.  :  it i no  Staff 

■  Camera  Staff 
.  Wardrobe  Staff 
.  V.a  •  tip  Artists 
1C.  F’  uirc:  er-sers 
1  .  Casting 

2.  'roduction  Accountancy 

'•’rojet  tionists 

"4.  Mi:  eellaneous  Studio  Staff 
_•  *  veign  Unit  Technicians 
Department  Salaries 
P  rristss.— 

' .  Cost  (Other  than  Principals) 

2.  Stand-ins,  Doubles,  Stuntmen 

3.  Crowd 

Musical  Direction,  Musicians,  etc. 

Costumes  and  Wigs 

Misc.  Production  Stores  (Excl.  Sets) 

Film  Stock  and  Laboratory  Charges 

Studio  Rentals 

Equipment 

Power 

'•  hv"  and  T ransport 

1.  Location 
.  Studio 

Hotc  and  Living  Expenses 
1  Location 

2.  Studio 

I  nsu  ranees 
Social  Security  etc. 

Pu:>'ic*y  Salaries  and  Expenses 
Miscellaneous  Expenses 
Sets  and  Models 

1 .  Labour-Construction/Materials 

2.  Labour-Dressing 

3.  Labour— Operating 

4.  L -bou'  —Striking 

5/6.  Labour— Lighting  and  Lamp  Spotting 

7.  Labour— Foreign  Unit 

8.  Materials—' ConsttucttotK 
3.  Properties 

Special  Effects 

Special  Location  Facilities 


Q^AL  "Below  the  Line"  Cost 


INDIRECT  COSTS:  - 
inan  id  Legal  Fens 
Overheads 


rO  TA  l_  :  ndirect  Cost 


2 

3 

3 

4 

5 

6 
6 
7 
7 

7 

8 
8 
8 
8 
9 

10 

11-12 

13 

13 

14 
14 
14 

15-16 

17 

18-19 

19 

20-21 

22 

23 

24 
24 

24 

25 

25 

26 
26 
27 
27 

27 

28 
26 
27 

29 

30 


30 

•30 


TOTAL  (1+2+3) 


-•  o  -  ^ 


5  I  DU 


to  a 

”L  ~  f  — ’ ' 


Fro— Frodv.c  .ion  Costs 
Paid  to  Tl.A. 

Cost  of  July ,197 3  Res 


f  r~ 


70,000] 


1 


IT\  C 


.  Rights 


i-TuJi-\.IC:.R  A'  D  i RECTOR 

1  •  Kam,. 

Rate 

311 

1  • 

Locations 

Main  St'G  •  y 
S t iid  1  c ■  d:.d  Lot 

Music 

Dubbinj 
■  Post-Syncl 
a  d  Effects 

L 

i 

107 

2 

Produoer(s)  duel.  Living  Expenses) 

Director(s)  (!ncl.  Living  Expenses) 

> 

' 

:.TLC. 

- 

V  r,. 

Amo  jiit 

Wks 

An  iount 

Wks. 

Amoufft 

Wks 

Amount 

Wks. 

Amount 

Wks. 

Ar  .t 

TOTAL 

135,000 

o 

PRODUCTION  UNIT  SALARIES 

1 

Production  Management  and  Secretaries 

Assoc.  Producer/Production  Supervisor 

J.  PALTER  (from  3/9) 

250 

20 

24 

1 

12 

14,250 

Overtime 

Assistant  to  Producer 

Overtime 

Production  Manager  (a) 

175 

18 

24 

1 

30 

12,775 

Overtime 

Prodv.ct.ion  Manager 
too.  Manager 

175 

14 

24 

4 

7,350 

Overtime 

Producer's  Secretary 

ALLOW 

50 

20 

24 

1 

38 

4,150 

Overtime 

Production  Secretary 

ALLOW  .  ( 

75 

8 

« 

1 

30 

r  2,525 

-Ovdrtifrfe'- 

> 

125 

32 

(  4,000 

Urtiiftonner.  ^SSOCt  Producer’s  Sec. 

( 

50 

13 

1 

12 

(  1,300 

Overtime 

( 

80 

32 

^  2,560 

Other  Staff:  — 

Runner 

20 

1 

4 

100 

Allot,  3  Persons  x  25  night'  -  2<  r 

ach 

600 

Loca"  Vlowances 

1 

Crr 

<■  1 

"  - - - -  - - - -  - - -  - - J 

— 

TO  ‘  A‘ 

1 

j 

1 

|  | 

r  -  r> 

I 


.  i  IV  I 


I 


Ci  C'.V 


-  'lilting  Ci’f.iercmdn  . 


Camera  Ope  ator 


Focus  Puller (s) . - 


Overtime 


Overtime 


•Ri- 

450 

•j  75 

140 


Overtime 


Clappers/Loader* 


Maintenance/ Loader* 


Overtime 


Overtime 

Camera  Car  Driver/Grip 

SECOND  UNIT(S):— 


120 


140 

126 


Director/ Super vis in  g  Editor 
Cameraman /Operator 
Focus  Puller 
Clapper  Loader 


300 

300 

140 

120 


Allot;  Ilight  Work  -  10  Hen  x  25  Dig! 


/; 


Location  A  lov.anc  ,-v 
'Out&a'fh*  w  •  -/  /• 


TOT/M 


Preparation 
and  Test;,  J 

Amount  I  V.V 


Wks. 

o 


. 


04 


'A 


24 


24 


24 


24 


24 

24 

24 

24 


,  j 


Main  St  • 
St'jdi.J  ru  1  L  Ot 


A  mo  uni 


Amount 


and  Fifths 

W:  s.  |  A  r,  j  r 

) 


360 


OJ  - 


I  A  /p  'O 

)  j  y  c  J 


3,402 


9,900 

7,800 

3,640 

3,120 


2,000 


P  RODUCT S t .  j  r  S.  ARIEL 

Si  nd  Crews 

3  STUDIO  AND  LOCA  I  ION:— 

IVlixer 

Overtime 

Operator 

Overtime 

Boom  Operator 

Overtime 

Boom  Assistant 

Overtime 

Maintenance 

Overtime 

Playback  Operator 

Overtime 

b  SECOND  UNIT(S) 


Allow  4  Persons  for  25  Nights  x  £8 


c  Post-Synchronising 


5  Days  Bombay 
5  Days  Studio 

. Days  @ 


d  Effects  Recording 


20 


Days  @ 


e  Music  Recording 


5 


Days  @ 


f  Dubbing 


g  Magnetic  rronUers 


•  oi.at i  n  AH; >■  !-t*' 


.20 . Days  @ 


;  CD  A; 


Pu' 

\ 

t  ‘  enc 

Tests 

Locations 

Wain  Shooting 
Studio  and  Lot 

Music 

'n 

Pos 

and 

|  Finishing 
Costs 

175 

126 

150 

126 

7 

15 

15 

Incl 

15 

50 

00 

udec 

1,0 

C. 

2 

2 

2 

Per 

Per 

Per 

in 

Per 

It  ■  nt 

Hour 

Hour 

Hour 

ttJM 

Hour 

W!  s. 

2A 

24 

24 

24 

Amount 

Wks. 

1 

1 

1 

1 

Amount 

Wks. 

Amount 

Wk: 

1 

t 

Wks. 

Amount 

I 


•■'■OUOTii  .  UNIT  r  L  ••  ifc*  ' 

Name 

Rate 

Editing  Staff 

| 

Allot  St  ,de  '  ; 

3  f  <  T-.n 

1  ■  11  v  *  •  •  L> 

300 

Overtime 

Assistant  E d itot 

Assembly 

( 

100 

( 

120 

A. N. Other 

75 

Overtime 

Dubbing  Editor  ^ 

Allot-.’  Dialogue 

150 

Overtime  -o 

r>  t 

Allot;  Fx. 

150 

Assistant  Dubbing  Editors:—  ^ 

70 

B. 

70 

Overtime 


Music  Editor 

Location  Allowances 


Stills  Camera  Staff 
Stills  Cameraman 

Special  Photographers:  — 


Allow 

Allow  0/Time 


Overtime 


100 


TOTAL 


125 


Retouchers  and  Proct  /;eis 


Allow 


I  a  -r  'on  ‘  ' i ■ . r 


Anew  :Tight .  o  £8 


TO’. 


Prtf 

.'ration 

ant 

Tests 

Wks. 

Amount 

■ .  .  Main  io  itina  ■ 

Locations  ,,  ,  . 

I  Studio  :nd  L  ot 


' 

Post-Synch,  i  •  .  • 

and  E  ffei  .1 


24 


Amount 


VV»  s. 


Arnou  • 


Wks  |  Amount 


T 


H!  An  -It  !  VJ  s  1  A.:  ct» n't 

•  3"  ' 

■ 

!•  i 


J>o 


36 


25 

25 

25 

25 


10 


6,780 

2,700 


3,75 

3.750 

1.750 
1,750 


1,000 

1,500 


33,780 


24 


I  I 


I-  I 


i  I 


3,625 


5  00 


200 


..1.  I 


N  UNIT  SA 

-ARIES 

■ 

Name 

Rate 

Prepa  l  i * 
and  1 

Locot  iOi. 

Main  S''  0  t  i  *g 
SiocJio  and  L  ot 

Music 

Dubbing 
Po.t-Synch. 
and  Effects 

Finishing 

Costs 

TOTAL  - 

8 

vV'a»  drobe  • 

Wks 

V v .  •  j 

QUI  t 

Wks. 

Amount 

Wks. 

Amount 

Wks. 

Amoi  mt 

Wks. 

Amount 

vV»-  rdrobc  Desi  net 

200 

♦ 

1 6 

24 

] 

8 , 200 

Wardrobe  Master 

Overtime 

115 

10 

24 

1 

1 

/  1/0 

Wardrobe  Mistress 

Overtime 

115 

10 

24 

1 

1 

4,140 

Wardrobe  Assistants:  — 

Overtime 

Allow  3  Persons  25  Nights  x  £8 

600 

Daily  Staff 

Location  Allowances 

TOTAL 

17,080 

9 

Make-up  Artistes 

Chief  Make-up  Artiste 

Overtime 

250 

8 

24 

1 

8,250 

Assistant(s):  — 

A. 

140 

3 

24 

1 

3,920 

B. 

140 

2 

24 

3,640 

Overtime 

Daily  Staff 

Allow  3  Persons  25  Nights  x  £8 

600 

Location  Allowances 

TOTAL 

16,410 

10 

Hairdressers 

Chief  Hairdresser 

Overtime 

150 

4 

24 

1 

4,350 

Assistant(s):- 

Overtime 

All  -  v;  2S  Lights  x  £8 

200 

Daily  Staff 

local  ion  Alio  ccs 

_ - 

-  - — 

— 

(i  0  UNIT  J  IES 

Nome 

Rat" 

Prej  arat 
an< 

L  oca:  ions 

Main  Sh>»:  1 
Studio  r.  id  1 

• 

Pu,t  Synch 
and  Efl  • 

!;  ;;  ■  to  ac 

1 1 

•  -  c?  sc  i  i 1  p 

lasting  Director 

S.'.re.aiA 

' 

'  • 

Location  Allowances 

. 

AH  ow 

150 

Wks. 

8 

Amount 

1  Wks. 

1  Amount 

*  W!  •; 

12 

!  A<i  icuin 

Wks. 

An  0  1 

Amoun* 

f 

1 

Wks. 

■ 

-  '  r  ' 

TOTAL 

c\C'r\ 

A  j  OO  J 

12 

Production  Accountancy 

Production  Accountant 

Overtime 

Assistant(s):—  . 

B. 

Overtime 

Secretary 

Overtime 

Location  Allowances 

( 

( 

Allow  £ 

Allow  ( 

( 

200 

250 

85 

150 

75 

125 

16 

12 

6 

28 

1 

1 

26 

1 

28 

38 

12 

30 

\  Or 

10  )  . 

/ 

) 

|  6,02; 

j 

)  6,275 

/ 

TOTAL 

30,300 

13 

Projectionists 

Theatre  Viewing 

Music  Recording 

Post-Synch.  &  Effects  Recording 

Dubbing 

) 

) 

)  Allot-;  in  U.K. 

) 

1 

150 

150 

200 

750 

750 

TOTAL 

2,000 

14 

Misc.  Studio  Staff 

Heads  of  Depts.  (Propn.) 

Plant  Operational  Staff  (Overtime  Only) 

Other  Staff 

) 

|  Allot; 

) 

100 

500 

o 

1 

1  01  A 

! 

1 

.  I 

-  ■ 

• 

.  •  6 

Nam*. 


UNIT  SALARIES 


F-  '  eign  Unit  i  . ■  as 

/;  f  |  q  .\ 

t  igaged  on  C  erst  si  ations) 

■ 

Rps 

V.  K.  "  ARI 

T',  .  :,R 

R.  GL’iBALS 

Prcfuct '■*<  I-.u'L  r 

8,000 

O.P.KCHII 

Assistant  Dire  •  o: 

2,000 

S.  SI2IHA- 

Floor  Associate 

8,000 

HRS.  M.  BANERJI 

Base  Liaison 

2,000 

Ho.  4 

Assistant  Directors 

5,500 

Ho.  1 

Assistant  Accountant 

1,000 

Ho.  4 

Secretaries 

3,000 

Ho.  1 

Assistant  Editor 

5,000 

Ho.  1 

Assistant  Editor 

1,000 

Ho.  4 

Electricians 

5,000 

Ho.  1 

Doctor 

2,000 

Ho.  1 

Hurse 

1,000 

Ho.  2 

Make-Up  Men 

3,000 

Ho.  2 

Hairdressers 

3,000 

Ho.  2 

Wardrobe 

2,500 

E.  RAH 

Art  Director 

8,000 

Asst.  Art  Director 

4,000 

Construction  Manager 

2,000 

Draughtsman 

4,000 

Buyer 

3,000 

Ho.  4 

Props .  Grip 

1,600 

Transport  Manager  ? 

2,000 

Alio :r  average  of  100  Plumpers , 

etc.  for  ’.lardrobo ,  Construction 

etc.,  etc,  O'  550  each  x  6  Hon! 

(per  month) 

Priori 

Sub-Total 

Overtime 

Social  and 

Soi  vice 

r 

TOTAL 

!  A  M 

Taxe etc. 

C>  T 

CuA  |>.T 

k",  MOWTIPL 

10 

V'  - 

1  ■ 

. 

1 00 , r 00 

9 

tt 

72,000 

6 

tJ 

12,000 

6 

n 

48,000 

8 

it 

16,000 

6 

n 

33,000 

10 

u 

10,000 

7 

1! 

21,000 

5 

it 

25,000 

5 

u 

5.,  000 

6 

ii 

30,000 

7 

it 

14,000 

7 

1! 

7,000 

5 

It 

15,000 

5 

tt 

15,000 

7 

tt 

17,500 

8 

tt 

64,000 

8 

tt 

32,000 

8 

tt 

16,000 

3 

tt 

12,000 

7 

tt 

21 , 000 

7 

tt 

11,200  • 

6 

tt 

12,000 

330,000 

!  ; 

jtai 

i 

..1  . 1 

_ 

i 

PrOt/jel:.  ii  ; 


Art  Director 


Asst.  Art  Director 


Draughtsmen:  — 


Construction  Manager 


Scenic  Artist(s) : — 


Sign  Writer 


Set  Dresser 


Property  Buyer 


S1  :'tch  Artist 


i  o'  Allowances 


j  ■  ’  Wame 

Rate 

.  Preparation 
and  Tests 

;  Locations 

j  ^ain  Sliootinc 
j  Studr’o  and  -Lo 

|  M  .  I  f 

r  ':>  '  eh"js 

•  T  tnishlpg 
Costs 

'  rcn/u 

Wks 

Amoui 

Wks 

Amount 

jWks 

^  Amoun 

i  Wks 

i  ” 

:  Alroun 

1  ^ 

»  A  r* .  0  u  n 

Wks 

!  Arnau'.r 

300 

2C 

24 

•  1 

1  .  j 

I  . 

l  V  :  r  ' 

Overtime 

. 

I 

150 

18 

24 

1 

1 

j 

*  0 

uT> 

Kfr 

VO 

Overtime 

1 

A.  RBMUraTOIf 

125 

16 

24 

1 

1 

5,125 

Overtime 

A. 

Allow  in  U.K.  only 

100 

4 

400 

B. 

Allow  in  U.K.  only 

100 

4 

400 

Overtime 

A. 

Overtime  _ 

175 

16 

24 

1 

1 

7,350 

B.( 

•) 

175 

8 

24 

1 

5,775 

Overtime 

Overtime 

Overtime 

PETER  JAMES 

150 

10 

24 

1 

5,250 

Overtime 

Allow  for  U.K.  only 

125 

10 

| 

1 

1,250 

1 

j 

v  ow  3  1  rson:  Ni  hi  work  x  25  x 

Z8 

j 

1 

i 

I 

1 

| 

603 

-  -  -  - l 

_ ...  .  . .  _ _ -T—r,  tlJ  ,  j _ 

1 

. 

_ j 

TOTAL 

p 

| 

I 

1 

i 

1 

- _ L 

1 

_ _ _ 1 

l  1 

t 

S 

- - - 

- * - -  •  «-  . J 

1 

1 

i 

*7  -  t  *-•  ^ 

-  —  • -  - 

C  Ai  ove  the  Line") 

;  istes  Int 1  ling  Exi lenses 

Allow  for  0ANDH1 

LEAD  ACTORS 

OTHERS  -  U.K. 

•  LEAD  ACTORS  - 

ELDIA 

CTHERS 

INDIA 

BRITISH  ACTORS 

IN  ED  LA 

Other  Cast  ("Below  the  Line") 


r erms  and  Conditions 


T  '  - t 

I  Pret  iai  alio 
and  T Ri’i 


Days 


ST' Til  r 


50 

25 


40,000 


- LE 

TOTAL 


Amount 


tOOC. 

,ooc 


TeeL 


L--  11  W  ; 


L  ot  |  Syr 


t )  d  /  :■ 


Arnou  it  'Jr' , 


Day”  !  Amount 


or  1, 


45 


2C  ,000 


,000 

*,000 


65 


,000 


T07> 


50,000 
2V  * 
40,000 
20,000 
45,000 
3,c 


183,000 


•  ■  '  !oiv  d  io  Page  7 


Terras  and  CYnJ  s  :  .  s 

«.*  iOH 

and  f 

.  ' 

Locations 

. 

•  S»  -  - 

MlidiO  a'lti  Lo  I  n  f»j 

| 

Pays 

A  ■ 

>ay  An 

Da  |A mount  II 

Brought  forward  fiom  Paye  1  1 

. 

Chap-:  ones  (as  applicable  to 
above  ;n«  itioried  Artistes) 


'  •  t i  •  ss  Eouity  Subscription 


ART  1ST  cS 

Ster.d-i:-s,  Double.--  Stuntmen,  etc. 
(Name  of  Artist  requiring 
Stand-in,  etc.) 

STUET/crurr/  met 


INDI4N3  ©  100  Rps.  Daily 


!  Rate  !  Pre,'/5'' 

I  and  II-S’S 


Lo  atior 


;  Days 


15C 


for 


130 


Footsteps  and  Effects  Recording 


i.C.A  Fee  ;  %\ 


t~~r  ~~ 

r.'c.jr r  1  Pays  Ar:  inns 


26  V'e’e' 


tl/V  j 


_L 


|  Studio 
and  I  ot 

Days 


TO  r.At 


Amount 


£11,700 


2,800 


c  |  y  .0 


Rate  [  Mo. 


3  Crowd,  Dummy  Musicians, 
Chaperones 

Auditions  and  Fittings 


Name  of  Set  or  Sequence:  — 


Indian  Crowd 


Special  Indian  Crowd 


British  Crowd  in  India 


C  C  A.  Fee  (  %) 


TOTAI 


P  -  par dtio 
and  Tests 


Days  Amo  n 


Day 


T 


I  and  :.ot 
urit  [  Da, :  Amount  : 


100,000 

15,000 

30,000 


.  •  it  RfcCTlON, 

!  L f S i  0 1  AN $  0 It 

Name 

Pate 

Preparation 
and  Tests 

Luca1  on. 

1  n  T .  Z  "  r~ 

Mam.Shooiipj  ,  ..  \  u  "  r  J,  [  -  . .  .13 

S'udio  and  l  ot  1  1  I  °  7’ <.  '  1  . 

|  anti  Lfte  t 

.  . 

TOT  /  . 

1 

2 

3 

4  • 

5 

6 

7 

8 

9 

|  Music  Copyrights  and  Foreign  Perf.  Rights 
Compos- -r(s) 

Musical  Dircctor(s) 

Musicians  (Pre  and  Post-Recording) 

Soloists 

Choir 

Orchestration  and  Copying 

Booking  Fees,  Porterage,  etc. 

H i re  of  Special  Instruments 

No.  for  sessions 

No.  for  sessions 

No.  for  sessions 

No.  for  sessions 

) 

j 

Wks. 

Amount 

LLL0W 

Wks 

Amount 

Wk  s. 

A -'Hour,  t 

Wks. 

Amount 

■  •/  • 

i 

An  5 

1  Amount 

i 

1 

TOTAL 

10,000 

G 

COSTUMES  AND  WIGS 

1 

2 

Costumes  (a )  H i red 

(b)  Purchased  or  Manufactured 

Wigs  (a)Flired 

(b)  Purchased  or  Manufactured 

For  detailed  estimates  see  Appendix  2 

ditto 

TOTAL 

60,000 

1 ! 

MISC.  PRODUCTION  STORES 
(Excluding  Sets) 

1 

2 

3 

4 

5 

6 

7 

8 

9 

■  10 

Art  Dept,  (including  Blue  Prints) 

Lighting 

Lamp  Spotting 

Camera 

Sound 

Editing 

Make-up 

Hairdressing 

Stills  (Including  Processing  Charges) 

Wardrobe 

1 

i 

1 

1 

2,000 

4,500 

600 

500 

600 

■7  ' 

1  J 

300 

5,000 

1 ,000 

L  i 

1  TO i A i 

__ 

-  ...  —  ^ 

|  I 

. 

_J  f  -  i  :  ;  15/  " 

13 

14 

15 

16 

17 

18 

19 

20 

21 

22 

23 

24 


25 

26 


LABOR ATQrt'i  CHARGES 

1.0  .  : 


Rate 


j  l.  "  IT \G  ONLY  contd. 

brought  forward 

Numbering  and  Synchronising  Rushes 

Reprints  (Action  Loops  Post  Synch.,  EMtcts,  etc.) 

— Sound  Reprints 

Opticals 

Stock  Shots— Mute-(Royal.ties  and  Processing) 

-Sound-1  „  „  „  ) 

Negative  Cutting 
Titles 

M  &  E  Tracks 

U.S.A.  Dubbed  Track 

Cutting  Copy  Dupe  Neg(s)  and  Print(s) 

Miscellaneous  Lab.  Charges  (incl.  Spacing) 

Trailer  (incl.  Interpositive  where  applicable) 

Final  Prints:— B  &  W  :  1st  Combined  Print 

Fine  Grain  Dupe  Positive 

Colour  :  Sep.  Positives/Interpositive 
Internegative 
Answer  Print 

LESS- 

Rebates  on  Magnetic  Stock  returned 
Discounts  (Stock  and  Processing) 


TOTAL  (Carried  to  Summary  Below) 


SUMMARY:  Shooting  Only  (Page  15) 
Editing  Only  (as  above) 


■  | 


Metres/ Feet 
000s 


Post  Synch, 
(incl.  Lc> 


Metres'Feet 

QOOs 


Music  Recording 
(incl  Pi e-Recot dings) 


Amount 


Metres/F  net 

000s 


Amount 


Effects 
R  -C*  -»ding 


Dubbing 
(incl.  Pre  Mixes) 


J  rush  «»i; 
Costs 


Metres  F eet 
000s 


Prep. and 
Tests 


I 


Location(s) 


A  mourn 


Metres  feet 
000s 


Main  Shooting 

Studio  and  Lot 


Music 


Post  Synch. 


Effects 


Include  under  Column  H  jaded 
"DUBBING" 


Dubbing 


Finishing 


TOTAL 


C  r  -f'  r\ 

700 

3,000 


1  ,000 
3,000 
■700 
2,500 

250 

250 

3,000 

2,000 

1,500 


6,000 


23 , 900 


TOTAL 


74.900 

23 . 900 

03  r.oo 


t  j  - 

>  •  UD 1 0  REN  i  LS 

i 

j  Free 

Period 

Details  of  Arrangements 

Rate 

Preparation 
anJ  Tests 

Locations 

Main  Shoot  w. 
Studio  and  :  o t 

Music 

1  )  0 
Post 
a  » 1  r 

■c.  TOTAL 

St-iye  Rent 

. 

i  esis  and  Rehearsals 

Building 

Shooting 

Striking 

ALLOW 

) 

<  Allow  for  2  Weeks  Build. 

)  an’  1  VJ<  •  shoot  in  U.K. 

)  ■ 

Wks. 

Amount 

Wks. 

Amount 

Wks. 

Amount 

Wks. 

A  mount 

Wks. 

t  ~ 

S  Arr 

1  WKS. 

I 

1 

»unt 

. 

1,000 

2,500 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

If 

Studio  Lot  and  Tank— Building/Standing 

—Shooting 

Rehearsal  Rooms 

Transfers  Theatre 

Post-Synch.  Theatre 

Effects  Recording  Theatre 

Music  Recording  Theatre 

Dubbing  Theatre 

Projection  Theatre 

(Where  additional  to  projectionists'  salaries-Code  C/13) 

Cutting  Rooms 

Vaults 

Stills  Studio 

Offices 

Dressing  Roa/wcUnef 'Mobile DS ; ‘s:t 

St  Handli  Cl  i  .  ges 

10  Day. 

20  Day: 

5  Day. 

20  Day, 

SUB-TOTAL 

Salaries  in  "C5" 

n  tt  it 

ft  tl  It 

Including  Salaries 

Salaries  in  "C5" 

Allow  in  U.K. 

average  of  3  for  30  Weeks 

Allow  in  U.K. 

Alio.-;  for  India 

1  2  Of fices  .'  ]  00  x  i  s  /. '  ch  p  e : 
Allow  6  Bun  gad  ov/  ©  £1,000  < 

£17  P 

£17  p. 

£30  P 

£19  p. 

x  £30 

u 

■  oh  p] 

ir  H 

?r  E 

;r  H 

sr  E 

per 

.us 

air 

JUT 

mr 

mr 

wee' 

n  r  / 

0  for 

air* 

! 

i 

. .  i  i 

r. 

-Ag?  e 

C  . 

• 

3.500 

500 

1,360 

2,720 

1,200 

3,040 

2.500 

2,700 

100 

2,500 

13,000 

8,500 

1 

• 

1 

i 

TOTAL 

j 

j 

I 

1 

j 

1,6  2 1 

:: )  ’  °iVl  L  (MT 


C  Equipmei  •: 

» 

I  :V' jt.c  i  l-ici  ire  Car  id  Accessories 


Special  Lenses  (Zoom,  Anamorphic,  etc.) 


Dollies,  Tracks,  etc. 


Camera  Crane 


Stills  Cameras  and  Accessories 


Lighting  Equipment 
Lamps  (including  Cables,  etc.) 


Detar 


Generators  (inch  Fuel,  Mileage  &  Operating  Costs) 


oh 


. ALLOW  from  u.k. 


ALLOW  2  CRANES  FROM  BOMBAY  @  400 


SUBTOTAL 


ALLOW  :  To  include 
generators  for  caravans 


Plus  additional  generator: 


— 


SUB  TOTAL 


2000 


rps , 


1500 


300 


Per 


per 


per 


per 


t  reparation 
and  1  e\ts  j 

At  iOtj.it  I  UJ . 


eek 

2 


lay 


eel 

2 


x  50  Days 


I  ‘.jin  Shoo:  .09*  j 
I  T  ^dio  and  Lc  ‘  j 
T _ _  J _ 


24 


Carr  for  'an! 


24 


’( 


I 


Amo..o t  |  VY1  s. 


Am<u :  it 


W.  : 


Fin  t.q 


A  .olt  t 


TO  A! 


s 1  000 

Jr)- 


1,080 


55,080 


40,500 


400 


I\  i  L  contfn',  | 

1 

Preparation 
and  T ests 

L.OC 

Main  Shot.: mi: 
Studio  and  L-  r 

i  bbing 

Mu.  }  *  >si-Sy  oh 

'  1  .1. '  Effects 

Finis.'i  ng 
Costs 

— 

TGU  L 

*  3 

Sound  Equipment 

\ 

Tape  Recorders  } 

) 

) 

Booms  | 

Special  Microphones,  etc.  j 

Public  AddressAValkie-Talkie,  etc.  ) 

Playback 

Brought  forward 

AV  :W 

ALLOW  Picture  Peal  for  Radio 

Equipment 

100 

VVks. 

2 

Amou  nt 

VVks. 

24 

Amount 

Wks. 

l 

Amount 

Wr. 

>  '  ' 

Vv  s. 

• 

Am- njnt 

Wks. 

Amount 

~t  O  ^ 

» 

1,570 

SUB-TOTAL 

100,330 

4 

Cutting  Room  Equipment 

ALLOW  Moviola,  etc. 

50 

2 

24 

1,500 

SUBTOTAL 

5 

Miscellaneous  Equipment 

(incl.  Office  Equip.,  Polaroid  Cameras,  etc.) 

ALLOW  to  include 

Projector/Screen,  etc.,  etc. 

100 

8 

24 

l 

7 

4,000 

TOTAL  (KI-5  incl.) 

105,830 

L 

POWER 

1 

2 

Electricity  Consumed  Sets  Lighting 

—Other  Power  &  Lighting 

Studio  Site  Service'  (Enel,  Oas,  Elec  )  during 

0  vert  me  Pc  rinds 

. 

ALLOW  for  U.K. 

)  At  LOW  for  T 
) 

* 

100 

4 

. 

24 

250 

200 

450 

2,800 

TOTAL 

_ 

1 

1 

! 

I  -  ::on  Only 

tiuconnai;  - u.ce  t  rip. 


Alloi 


Charier  plane  for  UNIT  (Relurn) 
Charter  plane  for  EQUIPMENT  (Returr 


er  hea 


Allow  internal  flights  @  £90 
Allow  internal  flights  ©  £6 0 
Allow  50  Actors  from  U.K.  @  £d00  LDI 


Allow  for  PRE-PRODUCTION  PERIQD: 

1  Car  -  DIRECTOR 

1  Car  -  PRODUCER 

3  Cars  -  PRODUCTION 
5  Cars  -  ART  DEPT.  )  '  £90 

2  Cars  -  WARDROBE 
1  Car  -  CASTING 

1  Car  -  S.  FX. 

2  Van-  -  WARDROBE 

3  True  CONST  1  1(  T I ' ..  J ©  £140 


) 

,d  fc 


r  7C 
er  heaii  fcjr  1C 


to 


PER 


;r 


ind 


Unit 


0  tri 


EACH 


1 1 « v  s  I  A 


plus 


s  in 


jre- 


0  Jr 


rodv 


ALL  C 


disr 


W  AI 


ct  ion 


L  FOR 


AVERAGE  OF 


8  V 


EEKS 


— 


500. 


20,000 

10,000 


9,000 


6,000 


30,000 


14,830 


I 


1 


1 


1 

I 


~..v  i  RA 

nued 


: o n  Oni\ 

:al  Transpo.  t  cor 
i4)  bquip.  &  Sei  ■  ve!-.;cli 


(5)  Caravans  (Mobile  Offices, 

Dressing  Rooms,  Dining  Buses  etc.) 


(6)  Drivers,  Wages 


(7)  Petrol  &  Oil 


e  Miscellaneous  Charges 

(1)  Visas 

(2)  Freightage  of  Rp^ties 

(3)  Duty,  Ta^ef  &  Bonds 

(4)  Acjpcfcy  &  Customs'  Charges 
Excess  Baggage,  Packing 
Cases  etc. 


. '  i?  forwa: d 


1 

3 

5 

2 

1 

1 

5 

3 

1 

1 

1 

1 

3 
2 
1 

4 
2 
1 
1 

43 


Car  f 02  I JIRSCTOH 

Car  for  PI  ODU 
Cars  for  PRODUCTION 
Cars  for  ART  DEPT. 
Cars  for  WARDROBE 
Car  for  CASTING 
Car  for  S.  -PX. 

Cars  for  GENERAL  USE 
Cars  for  ARTISTS 
Car  for  CAMERA  CREW 
Car  for  UNIT 
Car  for  MINTENANCE 
CAMERA  CAR 
5  TON  TRUCS  -  ART 
VANS  -  WARDROBE 
MINIBUS-  SOUND 
MINIBUSES  -  GENERAL 
5  TONNERS  -  PROPS 
5  TOMER  -  S.PX. 

5  TOMER  -  SPARKS 
OTHER  VEHICLES 


90 

90 
90 

90 

90 
90 
90 
90 
90 

90 
90 

OFF IC Eft  90 
90 

140 
100 
100 
100 
140 
140 
140 
140 


ALLOW  FOR  CARAVANS  AND  SUND 
ALLOW  FOR  WRAP-UP  PERIOD 

ALLOW  FREIGHT  EOT  ON  CHART! 


.•  LOW  ?US  .'  S 


OF  £  22. 
£28, 
LSI . 


I  HIT 


:  PLUS 

0  IN 

0  ld: 
0  0 


:rna 


ipr 


AGE 


Cl 


iB  -  LO 


or 


roi  / 1 


I 


(:<)  r  *.  :  o*  Visiting  Artistes, 
Execcives,  Technicians,  etc. 


5 


all c.  for  :  vrs  :  sa  : .  htg  l:  u.k. 


ALLO'7  2  CARS  DURING  P03T-PR0DUCP 


ALLO':.’  PREPARATION  PERIOD 


ION  ERIC) 


-  j 

tot;  ■ 


r*  '  — h~ 

|  Amount  j  l  ■  -  • 


■  Shoot m  . 

,  60  So  .-ii  .o  L  ■ 


I  Amount  W 


Wi--s. 


1  )TAt 


7C  O 

i  t-?'- 


5,000 


5,0 


NSf:G 


i 


u.ioo  On  I' 


Uril  Mu  a  I  Allowances 


■  l.ocn 

R  Jt 

— 

l  ’  ys~ 

i  l 
> 

h 

|" 

1'. 

1  fiatu 

Days 

All'  "V  1973 

Pre-Produc  Allow  35  Pers 

ons  f'o 

v  8 

.’eek 

3  © 

cl  00  f 

er  W 

eek 

PRODUCT  1017: 

Allow  average  of  6  Persons  ©  £ 

200  Pe 

r  We 

ek 

x  25 

Weeks 

Allow  65  Persons  ©  £85  Per  V. 

eek  fo 

r  De 

lhi- 

Bombay 

80  Da 

JS 

=  1 

lk  Wee 

'os 

Allow  30  Persons  ©  £50  Per  V 

eek  fo 

r  De 

lhi- 

Bombay 

80  Da 

ys 

=  1 

lit  Wee 

ks 

Allow  65  Persons  ©  £65  Per  V 

eek  fo 

r  Si 

mla- 

Poona, 

88  Da 

ys 

=  1 

2k  Wee 

ICS 

Allow  30  Persons  ©  £40  Per  V 

eefc  fc 

r  Si 

mla- 

Poona, 

88  Da 

ys 

=  1 

2k  Wee 

ks 

Allow  average  of  4  British  Aci 

ors  © 

£10C 

Per 

Week 

x  24  Vi 

eeks 

Allow  for  Indian  Actors  -  Avei 

age  of 

10 

Pers 

ons  @ 

£50  Pe 

r  We 

ek  o 

24  We 

eks 

Allow  lunches  for  non-working 

days 

-  ; 

0  Dc 

ys 

LOCATION  CATERING: 

Allow  100  Persons  for  140  Days 

©  £3- 

50  c 

ailj 

-  ( 

iroup  ' 

A" 

Allow  50  Persons  for  140  Days 

©  £2, 

00  I 

ailj 

( 

roup  1 

I" 

Allow  Wrap-Up  Period: 

Averag  ■  of  6  Per:  ons  x  6  Weeks 

x  £1C 

0  Pc 

r  We 

ek 

A1 .  ■  ■  t ion  Crews  - 

Indie 

n,  e 

to.  , 

etc. 

• 

. 

_  ... 

1C  i'AL 

I  1 

1 

TO  i  L 


I  I 

I 


3,000 


;8,oc 


30,000 

63,513 

17,250 

52,812 

15,000 

9,600 

12,000 

2,500 


49,000 

14,000 

3, 

6  -  000 


f-'V- M  V.,  EXPEN6  , 

i  OfU^i 

R- 

i 

:  ' 

i  a;> 

|  • 

i 

j.  Locations 

>  — 

!  , 

|  Ms  in 
!  StU'Ji 
l 

• 

and  I  f>‘ 

a:. 

;  and 

F  M.  -.  't  . 

!  - 

• 

j 

;  Li  ;-Ci  •  :  >  • 

Expenses 

;  E1C 0  .  :  : 

| 

2  UKEI 

: 

is 

1 

Arc  r ; 

I  Wk 

Am-wun 

i  Wks. 

I  . 
i 

At  nouni 

Wks. 

i 

1 

A  molin' 

1 

i 

All  CC  ?  @£200.  PER  WE 

4X6 

i 

i 

l"r,T: 

<4 

i 

i 

1  O  ’’  ^ 

J  1  4L'*. 

Studio  Trolley  Service 

Unit  Meal  Allowances 

>  o 

TOTAL 

2,r-  . 

0 

INSURANCES 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10 

11 

12 

13 

14 

Pre-Production  Indemnity 

Film  Producers'  Indemnity 

Consequential  Loss 

Abandonment  Risk  Extension 

Errors  &  Omissions 

Negative  &  Daily  Takes 

Employers'  Liability 

Public  Liability— Third  Party 

Equipment 

Sets,  Wardrobe  and  Properties 

Action  Vehicles 

Cash  in  Transit 

Accountant— Fidelity  Guarantee 

Unit  Personal  Accident,  etc. 

AL  LOW  4 £  OP 

^5,000,000 

(this  adjustable) 

80,000 

TOTAL 

80,000 

P 

SOCIAL  SECURITY:  HOLIDAY  AND 
SICK  PAY  SURCHARGES 

1 

Salaried  Staff 

(a)  Hoi.  Credits  Prodn.  Co.  Staff 

(b)  N.H.I.  Prodn.  Co.  Staff  (incl.  Grad.  Ins.) 

srof£  efo  of  £400,000 
%  of  £ 

24,000 

2 

3 

I 

(c)  Studio  Surcharge 

Manual  Labour 

Studio  Surcharge 

Artistes  and  Crowd 

N.H.I. 

1 

%  of  £ 

%  of  £ 

%  of  £ 

%  of  £ 

i 

! 

i 

| 

[ 

TO'  * 

i 

i 

J; 

| 

1 

1 

Lai  jp 


tior*  (Km  . •  ii  ■  .•.)»  esii-'1'  ;  . 

"  -  ■  cj  >  r 

FL-1 .3  TEREE 

"  pArni.a 

"  RIGGER 


B<  :  ■'  -  y  I 
Wage . 


£'10  fo. 


£150  Say 


c  4  Man  fcr  32  We  N: 


ALLOW  SET  CONSTRUCTION  LABOUR  AND  MATERIALS  -  INDIA 


ALLOT.’  SET  CONSTRUCTION  LABOUR  AND  MATERIALS  -  U.K. 


Location  Allowances 


TOTAL 


Construction 

Materials 


TOTAL 


Dressing 

Labour 


ALLOW  -  U, 


I  ocotion  AMowai. 


TO  i  AL 


T 


Wages 


V.  .  A  Oo.it 


or  ic. 

~T 


!  Shoot 
StTjcJio  ar'd  Lot 


Arru .  jo: 


;n;shir.r 

Costs 


to  r; 


Wks 


l  I 


Amor-)  '  v\'<$  I  Amour 

l 


— ! 


19,200 


80,500 

5,000 


104,700 


500 


'•>  "  CRLVJ 


Bask-.evi,  j  Q 

Wages 


Lat 


5/6 


Cho  rgeh,*?nd  Tro  -> 

Allow  -  7  01:  isrs 

AIIovj  —  Studio 

Allow  -  8  Hen  for  25  Nights  x  £8 


£150  v  in 


Location  Allowances 


TOTAL 


Striking 

Labour 


ALL  OH 


Location  Allowances 


TOTAL 


Lighting  and  Lamp  Spotting 
Labour  1  GAFFER 

4  OTHERS 

ALLOW  -  Studio 


ALLOW  -  5  Hen  for  25  Nights  x  £8 


Location  Allowances 


TOTAL 


al  L 


£150 

125  alt 


-in 

L-in 


i 

Way  ‘  • 


Prepsiatio  i 
und  Tests 


Wks. 


Amount 


W  ks. 

2  6 
26 


Me  n 

..hooting  1 

1  '  TOT/ 

••  d 

3  Lo.  I 

»  | , .  f 

Am°“'T  |  '  A 

v"  ■ ,  V  -  j'  ■■  ■  1 

;  1 

27 

27 


22.  '50 


1»60C 


28 . 


5  >000 


4,050 

13,500 

750 

1,000 

19,300 


Properties  (For  individual  set  estimates,  see  Appendix  1 ) 


Properties  Hired 
Prop*  ties  Purchased 
Action  H  ops. 

D  tot " 


ALI ON 
ALLOW 
.  i  WAY' 

'  \  r'r*  1  •  r* 

UvO  >  t  Jo 


INDIA 

U.L 


3»500  ) 

-  :  n  ^  }l 


10,000 

2,000 

3  6,500 


•  )  | 


I 


O  iT-..eas  Local 


i 


Dressing:  — 


Operating:- 


Lighting: — 


Other:  — 


l  oi  il 
Daily 
Wages 


! 


I 


TOT  A I 

i 


! 

| 


l 


ALLOW 

ALLOW 

ALLOW 


;.">p  ' ■’ 


fii.  <  x 


!  }  I  NIC  !S  X  £  8 


PyROTSOMICS.  etc. 


MATTE  WORK 


400 


5,000 


3,000 


;  '  J !  A L  !-  OCA  >N  EACH  V  c. 


Details 


1  j  Facilities  provided  i-v  H.M  Armed  Forces 


2 

3 

4 

5 

6 


65  )  : 

300  tj.’.ys 


Police  and  Security 
Theatre  Hire  ior  Rushes 

Vaults  and  Storage,  etc.  (Other  than  provided  at  hotels) 

Entertaining  and  Gratuities 
Local  Permits  and  Permissions 


Other  Facilities 


AY 


ALLOW  INCLUDING  POSSIBLE  REUTAL  OP  HELICOPTOR 


TOTAL 


\L 


4TH 

OT?^  • 
.j~  re 

400  1  ' ) 

(SCO  TO  Y.’  <  2,  »  /  ' 

5TH 

r>EG< 

'  # 

6TH 

S ’  t 

3r  0  DATS  ) 

plus 

3  Rate  of  £50  dally  for  PrrAy.-p  .  p  . 

7  nnn 

1 »  J 

BOO 


50,000 


61,100 


Y 


Z 


FINANCE  AND  LEGAL  CHARGES 


Audit  and  Form  C 
Loan  Interest 


ALLOW 


Loan 

at 

%  per  annum 

mths. 

Loan 

at 

%  per  annum 

mths. 

Loan 

at 

%  per  annum 

mths. 

Bank  Commission 
Completion  Guarantee  Fee 
Legal  Fees  and  Disbursements 


Bank 


Distributor 


Calculated  on  %  of 
N.F.F.C.  Prodn.  Coy. 


Compln.  Guarantor 


(No  Claims  Bonus  %) 
Other 


2,500 


8,500 


TOTAL 


11,000 


OVERHEADS 


Productic  '■  Company  Overhead; 


2  '  Other  Over!  ds 

l 


J  -LTA  ’  ?2N  ,  1973  #1,000  WEW’r.y  TO  14TH  PAROL,  1 97ff  -  #112,000 


44,800 


1 


